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22 July 1960 


Dear Dan: 
Project C 
In anticipation of your request, I submit a recapitulation 
of charges to Project C from 12-28-59 to 7-10-60 (exclusive of the 
charges of P0660 for the period 6-13-60 to 7-10-60). All of these 
data have been previously submitted monthly. 


Cost on Contract. 


Period FP~LO5y PO-660 
to 12/27/59 $ 7.00 
12/28/59 to 1/2/60 $ 13,680.65 1,971.00 
1/25/60 to 2/21/60 None 1,369.00 
2/22/60 to 3/20/60 5,103 2h 1,523.00 
3/21/60 to 4/17/60 6,820.5) 2351200 
4/18/60 to 5/15/60 680.00 837.00 
5/16/60 to 6/12/60 16,315.78 543.00 
6/13/60 to 7/10/60 13,968.72 - = =| = (not available) 


$ 56,868.93 $ 9,068.00 
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DOCUMENT NO. LL 
NO CHANGE IN CLASS. 


LC) DECLASSIFIED 


CLASS. CHANGED TO: TS Oc 
NEXT REVIEW DATE: CHOU 


AUTH:. HR yh 
pate OA/AG] reviewer: 10858 
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